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LEGEND GENERAL NOTES: ies - 
eee ese APPROXIMATE TOP OF BANK 1. CONTRACTOR SHALL BE FAMILIAR WITH DRAWINGS AND 
SPECIFICATIONS BEFORE BIDDING 
ee 100’ TOP OF BANK BUFFER 2. DRAWINGS SHALL SUPERSEDE SPECIFICATIONS FOR ANY ARLINGTON. MASSACHUSETTS 
\ DISCREPANCIES 
3. CONTRACTOR SHALL CONFORM TO ALL FEDERAL, STATE AND 
—* Fr a = 200 RIVERFRONT AREA LOCAL CODES, INCLUDING CMR521 /ADA. TOWN OF ARLINGTON 


4. NO SMOKING IS ALLOWED WITHIN THE PARK AT ANY TIME 
5. SURVEY WAS PERFORMED BY WESTON & SAMPSON 
ENGINEERS, INC. OF ALBANY, NY WAS UNDERTAKEN IN 
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ee een: | ANS | : Peel: | THAN 5 ACRES AT ANY GIVEN TIME. 
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REQUIRED TO MAINTAIN A MINIMUM OF 15 PARKING SPACES PLUS 
DRIVE AISLE FOR PUBLIC USE 
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| SITE PREPARATION AND DEMOLITION NOTES: HAND HOLES, WATER AND GAS GATES, HYDRANTS, ETC., FROM MAINTAINED UTILITY AND SITE | RESERVOIR - 
2! ee SYSTEMS UNLESS OTHERWISE NOTED ON THE UTILITY DRAWINGS OR AS DIRECTED BY THE 
a LEGEND j 1. CONTRACTOR SHALL INSTALL EROSION AND SEDIMENTATION CONTROLS IN PLACE PRIOR TO LANDSCAPE ARCHITECT. PHASE 2 
i | a 24” (9¢) REMOVE TREE OR SHRUB, TYP. ee REMOVE AND DISPOSE 10” OF COMMENCEMENT OF EARTHWORK. 16. THE GENERAL CONTRACTOR SHALL COORDINATE ALL ADJUSTMENT OR ABANDONMENT OF UTILITIES | 
= - LIMIT OF WORK (SIZE, DBH) STONE DUST AND GRAVEL BASE 2. PRIOR TO COMMENCING ANY EXCAVATION WORK, THE CONTRACTOR SHALL NOTIFY ALL UTILITY WITH THE RESPECTIVE UTILITY COMPANY. 
re CONSTRUCTION FENCE 74” REMOVE INVASIVE TREE OR REMOVE AND DISPOSE COMPANIES IN ACCORDANCE WITH THE "DIG SAFE” NOTIFICATION PROCEDURES PROMOTED BY 17.ALL POINTS OF CONSTRUCTION INGRESS AND EGRESS SHALL BE PROTECTED TO PREVENT TRACKING ARLINGTON, MASSACHUSETTS 
D | SHRUB (SIZE, DBH) Paeeey BITUMINOUS CONCRETE, TYP. RESPECTIVE UTILITY COMPANIES. THE DIG SAFE TELEPHONE NUMBER FOR MASSACHUSETTS IS 811. OF MUD ONTO PUBLIC WAYS. ANY MUD ON PUBLIC WAYS ORIGINATING FROM THE JOB SITE SHALL | 
=a TREE PROTECTION ; REMOVE AND DISPOSE 3. PRIOR TO COMMENCING EARTHWORK, EROSION & SEDIMENTATION CONTROLS MUST BE IN PLACE, BE CLEANED BY THE CONTRACTOR. TOWN OF ARLINGTON 
= | —FENCING, TYP. LOT 24 OC PRUNE TREE, (SIZE, DBH) (lth GRAVEL, TYP. INCLUDING BUT NOT LIMITED TO COMPOST SOCKS AND SILT SACKS. 18.CONTRACTOR SHALL SECURE ALL PERMITS THAT MAY BE REQUIRED FROM ALL JURISDICTIONS | 
= TREE PROTECTION / 4 \ MS MULTISTEM TREE [7777] STRIP AND STOCKPILE 4. THE LOCATIONS OF ALL UNDERGROUND UTILITIES SHOWN ON THIS PLAN ARE DIAGRAMMATIC ONLY. AFFECTED BY THIS WORK. 
a —WOOD BOARD, TYP! 2: <4 LOAM, TYP. THE CONTRACTOR SHALL CONTACT THE PROPER LOCAL AUTHORITIES OR RESPECTIVE UTILITY 19. CONTRACTOR'S EQUIPMENT AND VEHICLES SHALL BE PARKED ON PAVED SURFACES ONLY. NO : 
SeaciaNCONTROL R&D REMOVE AND DISPOSE CLEAR AND GRUB, TYP. COMPANY TO CONFIRM THE LOCATION OF ALL EXISTING UTILITIES BEFORE COMMENCING WORK. ANY PARKING ON TURF OR SAND AREAS. 
R&S REMOVE AND STOCKPILE DAMAGE DUE TO FAILURE OF THE CONTRACTOR TO CONTACT THE PROPER AUTHORITIES SHALL BE 20.CONTRACTOR CAN REQUEST TO UTILIZE ADDITIONAL STAGING AREAS WITHIN THE LIMIT OF WORK. ALL 
~COMPOST SOCK, TYP. BORNE BY THE CONTRACTOR. STAGING AREAS, AS SHOWN ON THE PLANS OR ADDITIONAL AREAS REQUESTED BY THE CONTRACTOR, ! 
| SAWCUT LINE, TYP. R&R REMOVE AND RESET = AIRSPADE EXISTING PATH, TYP. 5. ALL REFUSE, DEBRIS, AND MISCELLANEOUS ITEMS TO BE REMOVED, THAT ARE NOT TO BE SHALL PROVIDE PROTECTION OF THE GROUND PER THE SPECIFICATIONS. NO ADDITIONAL COST CAN | 
SILT SACK INLET (3 NOTE: FEEEY EXCAVATE 9” OF EX. PATH, TYP. STOCKPILED FOR LATER USE ON THE PROJECT OR DELIVERED TO THE OWNER, SHALL BE LEGALLY BE REQUESTED FOR ADDITIONAL STAGING AREAS. | | 
} PROTECTION, AO CONSTRUCTION EOS On ye Ne OR SURROUND WITH EROSION AND SEDMENTATION CONTROLS, THE GROUND. SURFACE. THAT WAY BE VULNERABLE. TO EQUIPMENT DANAGE, NOTIFY THE LANDSCAPE 
| LIGHT POST TO REMAIN AND == 9. ALL GRANITE BENCHES TO BE R&S FOR 4 SCARIFY STONEDUST PATH, TYP. 6. ALL ITEMS REQUIRING REMOVAL SHALL BE REMOVED TO FULL DEPTH TO INCLUDE BASE MATERIAL ARCHITECT PRIOR TO STARTING WORK BENEATH ANY OF THESE LIMBS. CONTRACTOR IS RESPONSIBLE | 
BE PROTECTED, TYP. REUSE ON SITE; ALL GRANITE MILE MARKERS AND FOOTINGS OR FOUNDATIONS AS APPLICABLE, AND REUSED AS DIRECTED BY THE OWNER OR FOR ANY DAMAGE TO TREE LIMBS THAT ARE DUE TO CONTRACTOR OPERATIONS. 
| INVASIVE MANAGEMENT. AREA TO BE R&R see ia CONCRETE LEGALLY DISPOSED OF OFF-SITE BY CONTRACTOR. 22.CONTRACTOR TO CLEAN ALL DRAINAGE STRUCTURES WITHIN LIMIT OF WORK BEFORE SITE WORK | 
| . ALL WOOD SIGN POSTS, UNLESS OTHERWISE TIPS 7. CONTRACTOR SHALL STRIP AND STOCKPILE EXISTING TOPSOIL TO FULL DEPTH WITHIN LIMIT OF BEGINS, AND AT THE END OF THE PROJECT. CONTRACTOR TO PROVIDE SILT SACKS FOR ALL CATCH | 
GRANITE MILE MARKER DESIGNATED, TO BE R&R GRADING BEFORE COMMENCING EXCAVATION AND GRADING OPERATIONS. TOPSOIL SHALL NOT BE BASINS WITHIN LIMIT OF WORK PRIOR TO COMMENCEMENT OF EARTHWORK. CONTRACTOR TO CLEAN + 
APPROXIMATE TOP OF BANK REMOVED FROM THE SITE, UNLESS APPROVED BY THE LANDSCAPE ARCHITECT. ALL DRAINAGE PIPES CONNECTED TO ALL CATCH BASINS THAT ARE WITHIN THE LIMIT OF WORK. | 
Pod hots Soe 46) ae ee eae BILE Snare Roa Ek 8. ALL MATERIALS THAT ARE TO BE STORED & STOCKPILED ON SITE THAT ARE LOOSE AND MAY 
WASH WITH RAIN EVENTS, ARE TO BE COVERED WITH A TARP AND/OR SURROUNDED WITH 
R=368.50’ Ot, EROSION & SEDIMENT CONTROLS. | 
|=/96-82'_ AIRSPADE EXISTING > ~~ jf 9. AT ALL LOCATIONS WHERE CONCRETE PAVEMENT OR BITUMINOUS CONCRETE ABUT NEW , 
Ly ame Sil, | ACCESSIBLE TRAIL CONNECTION CONSTRUCTION, THE EDGE OF THE EXISTING CURB OR PAVEMENT SHALL BE SAWCUT TO A CLEAN, . 
eve eal = | SEE ENLARGED PLAN, L1.1. SMOOTH EDGE. ARLINGTON TREE REMOVAL AND | 
36” MS. 4 LEADERS CLEAR VEGETATION TO ALLOW ADD ALTERNATE #2 10.BEFORE ANY TREE CLEARING OR PRUNING IS DONE, THE CONTRACTOR SHALL ARRANGE A REPLACEMENT POLICY: 
FOR 4’-0” MIN. PATHWAY : CONFERENCE ON THE SITE WITH THE LANDSCAPE ARCHITECT AND TREE WARDEN TO IDENTIFY TREES |) peaoval of A 3-8” DBH TREE SHALL 
“| | WHICH ARE TO BE PRUNED, PROTECTED, OR REMOVED. DO NO CLEARING OR PRUNING WITHOUT A | 
| l CLEAR UNDERSTANDING OF EXISTING CONDITIONS TO BE PRESERVED. BE REPLACED WITH (1) TREE ! 
a | 11. THE CONTRACTOR SHALL BE RESPONSIBLE FOR THE PROTECTION OF ALL EXISTING TREES AND ; 
Sieetararateccseeeeees PLANTS DESIGNATED TO REMAIN FOR THE LENGTH OF THE CONSTRUCTION PERIOD. PROTECTION TO | 2. REMOVAL OF A 9-20 DBH TREE SHALL | 
Etileno N bce INCLUDE TRUNK, ROOTS, AND OVERHEAD BRANCHES. THE PLACEMENT OF PROTECTION DEVICES BE REPLACED WITH (2) TREES : 
oe iwetes ADDITIONAL TO THOSE NOTED SHALL, HOWEVER, BE AT THE CONTRACTOR'S DISCRETION. 
| . GRANITE. | = “? ~~ 12.DAMAGE NO PLANTS TO REMAIN BY BURNING, PUMPING OF WATER, CUTTING OF LIVE ROOTS OR 3. REMOVAL OF A 21”+ DBH TREE SHALL | 
i = ned BRANCHES, OR BY ANY OTHER MEANS. NO PLANTS TO BE SAVED SHALL BE USED FOR CRANE BE REPLACED WITH (3) TREES ‘ 
= | STAYS, GUYS OR OTHER FASTENINGS. VEHICLES SHALL NOT BE PARKED WITHIN THE DRIP LINE OR 
| PRUNE TREE, TYP. | WHERE DAMAGE MAY RESULT TO TREES TO BE SAVED. CONSTRUCTION MATERIALS SHALL NOT BE 4. TOTAL PROPOSED TREES TO REMOVE: | 
| STORED BENEATH TREES TO BE SAVED. . = 14 TREES 
R&D TREE, TYP. | 13. THE GENERAL CONTRACTOR SHALL VERIFY ALL EXISTING CONDITIONS IN THE FIELD AND REPORT ANY S IpeEe 
| | DISCREPANCIES BETWEEN PLANS AND ACTUAL CONDITIONS TO THE LANDSCAPE ARCHITECT PRIOR TO ee | 
| STARTING WORK. 21+ _= ___5_TREES 
EXCAVATE 9” OF EX. PATH, TYP. dal | 14. THE GENERAL CONTRACTOR IS RESPONSIBLE FOR ANY DAMAGE TO EXISTING CONDITIONS THAT ARE 44 TREES 
| OR FOR PROPOSED PATH, TYP. : DUE TO CONTRACTOR OPERATIONS. | 
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KEY QTY. BOTANICAL NAME COMMON NAME SIZE SPACING | VS ee 4 Ky ee va 
TREES a NV i i \ \ Ne 
HAM 1 HAMAMELIS VIRGINIANA WITCHHAZEL 6' CLUMP : | \\ i“ \ 
SHRUBS 
cah 26 CLETHRA ALNIFOLIA 'HUMMINGBIRD' COMPACT SWEET PEPPERBUSH 5GAL. _3'-0" O.C. 
can 13. CORNUS AMOMUM SILKY DOGWOOD 6GAL. _6'-0" 0.C. 
ilg 8 ILEX GLABRA INKBERRY 5GAL. _5'-0" 0.C. 
ivb 12. ILEX VERTICILLATA 'BERRY POPPINS' COMPACT WINTERBERRY 5GAL, _2'-6" 0.C. 
phy 5  PHYSOCARPUS OPULIFOLIUS 'TINY WINE! COMPACT NINEBARK 2GAL. _3'-0" O.C. 
vdb 12 VIBURNUM ACERIFOLIUM MAPLELEAF VIBURNUM 3GAL. _3'-6" 0.C. 
vdm 3 VIBURNUM DENTATUM 'BLUE MUFFIN’ COMPACT ARROWWOOD 5GAL. _3'-0" O.C. 
PERENNIALS 
mev 22 + MERTENSIA VIRGINICA VIRGINIA BLUEBELLS 1GAL. 12" 0.C. 
mas 19 MATTEUCCIA STRUTHIOPTERIS OSTRICH FERN 1GAL. 12" 0.C. RESERVOIR BANK: REFER TO BANK 
cap 22 CAREX PENSLVANICA PENNSYLVANIA SEDGE 1GAL. 12" 0.C. RESTORATION DRAWINGS 
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PLANTING NOTES: PLANT SCHEDULE - MASTER SHEET PHASE 2 
KEY QTY. BOTANICAL NAME COMMON NAME SIZE SPACING 
1. IF DISCREPANCIES EXIST BETWEEN THE NUMBER OF PLANTS DRAWN ON THE PLANTING PLAN —— — —— 
AND THE NUMBER OF PLANTS IN THE PLANT SCHEDULE, THE PLANTING PLAN SHALL ARLINGTON, MASSACHUSETTS 
GOVERN. TREES 
2. ALL NEW PLANT MATERIAL SHALL CONFORM TO THE MINIMUM GUIDELINES ESTABLISHED FOR AMC 7 AMELANCHIER CANADENSIS SERVICEBERRY 3" CAL, - TOWN OF ARLINGTON 
NURSERY STOCK PUBLISHED BY THE AMERICAN ASSOCIATION OF NURSERYMEN, INC. IN ARO 10 ACER RUBRUM 'OCTOBER GLORY' RED MAPLE 1.5" CAL. F 
ADDITION, ALL NEW PLANT MATERIAL FOR THE PROJECT SHALL BE OF SPECIMEN QUALITY. ; : ; 
3. ALL NEW PLANTS TO BE BALLED AND BURLAPPED OR CONTAINER-GROWN, UNLESS ve ee bees sethuaend . ppaeablsiiene =f Bhs 
OTHERWISE NOTED ON THE PLANT SCHEDULE. ASF 3. ACERSACCHARUM 'FALL FIESTA SUGAR MAPLE 3" CAL. : 
4. THE CONTRACTOR SHALL SUPPLY ALL NEW PLANT MATERIAL IN QUANTITIES SUFFICIENT TO BEL 5 BETULA LENTA SWEET BIRCH 14' CLUMP : 
5 iy PROPORED SUESTICTGNS, ‘OF ou aie om BE MADE WITH PLANTS OF a pais yaesitaieimaiiet ee eenenee silt 
"EQUIVALENT OVERALL FORM, HEIGHT, BRANCHING HABIT, FLOWER, LEAF, COLOR, FRUIT AND eet ee eens ipvetue : hain : 
CULTURE, AND SHALL BE NATIVE PLANTS ON THE OLMSTED PLANTING LIST. ALL CEO 1 CELTIS OCCIDENTALIS HACKBERRY 2.5 CAL. 
SUBSTITUTIONS SHALL REQUIRE WRITTEN APPROVAL OF THE LANDSCAPE ARCHITECT. HAM 17. HAMAMELIS VIRGINIANA WITCHHAZEL 6' CLUMP - 
6. ALL NEW PLANTS SHALL BE TAGGED AND APPROVED BY THE LANDSCAPE ARCHITECT AT THE LDT 3 LIRIODENDRON TULIPIFERA TULIPTREE 3" CAL : 
NURSERY PRIOR TO DIGGING OR DELIVERY TO THE SITE. ; ; 
7. CONTRACTOR SHALL LOCATE AND VERIFY ALL EXISTING UTILITY LINES PRIOR TO PLANTING pelle : nani WNew ee edie al aie 
AND SHALL REPORT ANY CONFLICTS TO THE LANDSCAPE ARCHITECT. PLT 2 PLATANUS OCCIDENTALIS SYCAMORE 2.5° CAL. ° 
8. STAKE LOCATION OF ALL PROPOSED PLANTING FOR APPROVAL BY LANDSCAPE ARCHITECT QUP 2. QUERCUS PALUSTRIS PIN OAK 3" CAL. - 
PRIOR TO THE COMMENCEMENT OF PLANTING. UAL > ULMUS AMERICANA JEFFERSON’ AMERICAN ELM 3" CAL. : 
9. TREES SHALL BE SET 3” HIGHER THAN PREVIOUS GRADE. NO TREES SHALL BE PLANTED UAP 2 ULMUS AMERICANA 'PRINCETON' PRINCETON ELM 2.5" CAL. : 
BEFORE ACCEPTANCE OF ROUGH GRADING. 
10. ALL EXISTING TREES TO REMAIN SHALL BE PROPERLY PROTECTED DURING CONSTRUCTION. 
PROTECTION TECHNIQUES SHALL BE REVIEWED AND APPROVED BY THE LANDSCAPE EVERGREEN TREES 
ARCHITECT. THE PLACEMENT OF PROTECTION DEVICES ADDITIONAL TO THOSE NOTED SHALL, ACC 6 ABIES CONCOLOR WHITE FIR 10' HT. : 
HOWEVER, BE AT THE CONTRACTOR’S DISCRETION. AB 3 ABIES BALSAMEA BALSAM FIR 10' HT. : 
11. CONTRACTOR SHALL PROVIDE FULL DEPTHS OF LOAM AS NOTED ON DETAILS AND AS 
SPECIFIED, FOR ALL PLANTING. Sanne 
12. CONTRACTOR SHALL COORDINATE LOCATION OF ALL UTILITIES (LINES, DUCTS, CONDUITS, —_e . _ 
SLEEVES, FOOTINGS, ETC.) WITH LOCATIONS OF PROPOSED LANDSCAPE ELEMENTS (WALLS, aay eh sich pape deci essa rah nae chien oe ee 
FENCES, FOOTINGS, TREE ROOTBALLS, PROPOSED LIGHTING FOOTINGS, ETC.). CONTRACTOR cah oe ee On Sere le wee) Beenciaws: Sekar ow IGke 
SHALL REPORT ANY DISCREPANCIES TO LANDSCAPE ARCHITECT PRIOR TO CONTINUING WORK. can 62 | CORNUS AMOMUM SILKY DOGWOOD 6GAL. __6'-0" O.C. 
13. LIMIT OF WORK LINE IS NOTED ON DRAWINGS. CONTRACTOR IS RESPONSIBLE FOR ALL _ 33. CEANOTHUS AMERICANUS NEW JERSEY TEA S5GAL. __3'-0" 0.C. 
DAMAGE DUE TO OPERATIONS INSIDE AND OUTSIDE OF THE CONTRACT LIMIT LINE. ANY AREA hee 
OUTSIDE THE LIMIT OF WORK THAT IS DISTURBED SHALL BE RESTORED TO ITS ORIGINAL ilg pl sade crt Peary ae ee 
CONDITION AT NO ADDITIONAL COST TO THE OWNER. ivb 45 ILEX VERTICILLATA 'BERRY POPPINS' COMPACT WINTERBERRY 5GAL. _2'-6"0.C. 
14. IN AREAS WHERE EXISTING PAVEMENTS ARE REMOVED AND ARE PROPOSED AS TURF, THE Idb 3 LINDERA BENZOIN COMMON SPICEBUSH 3GAL. _5'-0" O.C. 
CONTRACTOR SHALL REMOVE THE PAVEMENT AND BASE, PROVIDE FILL AND 6” TOPSOIL phy 5 PHYSOCARPUS OPULIFOLIUS 'TINY WINE! COMPACT NINEBARK 2GAL. _3'-0" O.C. 
15 icon i PROVIDE PRUNING BY CERTIFIED ARBORIST. PRUNING SHALL BE ae ee iecplinceaedalnr dra iiegtenchiioaes 
PE IAIEIN Whe ANDOCIPE JRC ECE ntOR 16 WGEE vei 6  VIBURNUM CARLESII ‘AURORA’ KOREANSPICE VIBURNUM 5GAL. _5'-0" O.C. 
16. ANY IDENTIFIED DEPRESSION SHALL BE FILLED WITH LOAM, SUFFICIENT TO ENSURE THAT vdb 18 ~=VIBURNUM DENTATUM ‘BLUE MUFFIN' COMPACT ARROWWOOD 5 GAL. 3'-0" 0.C. 
SOIL IS LEVEL WITH SURROUNDING GRADE AFTER SETTLEMENT, AND SEEDED. 
17. LOAM AND SEED ALL DISTURBED AREAS THAT ARE NOT PROPOSED AS PAVEMENT, INCLUDING GROUNDCOVER 
AREAS OF INVASIVE REMOVAL AND STUMP REMOVAL. Sagara h 
18. EROSION CONTROL BLANKETS SHALL BE USED ON NEWLY GRADED SLOPES THAT ARE EQUAL any 202 -ARCTOSTAPHYEOS UvA-URSI miko 2GA 8626 OG 
TO OR STEEPER THAN A 3:1 SLOPE. SIC 97 STEPHANANDRA INCISA 'CRISPA' CUTLEAF STEPHANANDRA 2 GAL. 36" O.C. 
19. UNLESS OTHERWISE DESIGNATED, ALL INVASIVE MANAGEMENT AREAS, UNLESS LOCATED IN 
RIPRAP OR PROPOSED AS HARDSCAPE, SHALL BE TOP DRESSED WITH LOAM AND SEEDED. PERENNIALS 
mev 45 MERTENSIA VIRGINICA VIRGINIA BLUEBELLS 1 GAL. ai aes & 1 oe 
mas 42 MATTEUCCIA STRUTHIOPTERIS OSTRICH FERN 1 GAL. 412"'0.¢: 
cap 67 CAREX PENSYLVANICA PENNSYLVANIA SEDGE 1 GAL. 12" 0.C. 





Peo [Reson doe | 
PLANT SCHEDULE - ADD ALT #2 


KEY QTY. BOTANICAL NAME COMMON NAME SIZE SPACING 
Kyle Zick Landscape Architecture, Inc. 
TREES ace see teies 

ARO 6 ACER RUBRUM ‘OCTOBER GLORY' RED MAPLE 1.5" CAL. 

CEO 6  CELTIS OCCIDENTALIS HACKBERRY 2.5" CAL. syst, 
HAM 12 HAMAMELIS VIRGINIANA WITCHHAZEL 6' CLUMP Sore Sei, 

cah 20 — CLETHRA ALNIFOLIA 'HUMMINGBIRD' COMPACT SWEET PEPPERBUS 5GAL. _ 3'-0"O.C. SI wee 

can 5 CORNUS AMOMUM SILKY DOGWOOD 6GAL. _6'-0" 0.C. TANS 

ilg 15‘ ILEX GLABRA INKBERRY 5GAL. _‘5'-0" 0.C. 

ivb 12 _‘ILEX VERTICILLATA 'BERRY POPPINS' COMPACT WINTERBERRY SGAL. _—_2'-6" 0.C. 
vdm 14. VIBURNUM DENTATUM 'BLUE MUFFIN' COMPACT ARROWWOOD S5GAL. _3'-0" 0.C. 100% CONSTRUCTION DOCUMENT SET 
vdb 8  VIBURNUM ACERIFOLIUM MAPLELEAF VIBURNUM 3GAL. _—_3'-6" O.C. 
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NAA Vy, eo EET TOP COURSE PHASE 2 
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—MATERIAL VARIES <a Lf pet tt BINDER COURSE 
AWS 5” (PEDESTRIAN CONC. PAVEMENT) to % 9% 0 £400 [00 oy typ—F°4— PROCESSED ARLINGTON, MASSACHUSETTS 
N\ 6” (VEHICULAR CONC. PAVEMENT) y GRAVEL : 


3 Co 90% Wf) °~m 














| : SEE GRADING PLAN FOR ~<— TOWN OF ARLINGTON 
FTE GES Spice 4’ HIGH CONSTRUCTION FENCE PROPER SLOPE === 
OF TREE |_ VARIES. || VARIES, | STAKED 5’ 0.C. MAXIMUM WITH as 


: Ses = =— UNDISTURBED 
INSTALL AT 6°0.C. 2°x4°X6" WOOD ae: THICKENED EDGE ENN =I — SUBGRADE 
BOARD TRUNK PROTECTION. 


| 
| SECURE TO TREE WITHOUT DAMAGE AVANT CONTROL JOINTS, TYP. SECTION 
DAS. 


TO TRUNK OR BARK. MAINTAIN A . q , : | 
as : Uae ean PEDESTRIAN BITUMINOUS CONCRETE 


DIRECTION OF FINISH TO SCALE: 1, 172° = 1-0" 
BE PERPENDICULAR TO 
THE LONGITUDINAL 
DIRECTION OF PAVEMENT 


gee os UNLESS OTHERWISE TITTLE} TOP COURSE 
AREA OF THE FENCE. DO NOT 2x 4x 6 TRUNK PROTECTION NOTED ON PLANS. BINDER COURSE 


DISCARD CONSTRUCTION MATERIALS 360° AROUND TRUNK, FACING [S <1— PROCESSED 


OR SLURRY WITHIN FENCE. LIMIT. WORK AREA VX q SOUS Ue I) GRAVEL-COMPACTED % 99 @ yy 10 4,2 dp 00 
3 DairOaairedah PB~“0o O fo 00 
FENCING TO BE REVIEWED BY i NOK Ne = 0 +, _|— PROCESSED 
PLAN |, 5-0" |, LANDSCAPE ARCHITECT PRIOR TO | Z se ese iar 7 BY % OP PO Cn °% DO craveL 
i Sa ene KS ATE] WELDED WIRE MESH a a . 
SPACING iY, Ill 6” THICK CONC. PAVEMENT—6 X 6, W4.0 X W4.0 va 2 “Co 0ftoo a oo a 
WELDED WIRE MESH (oO 0 
TREE PROTECTION - FENCE TREE PROTECTION - WOOD BOARD SALERTGN Noe EOL Oe CB % a“ 4 Coop @ W 
q | } SCALE: N.T.S. ( | ) SCALE: N.T.S. SAWCUT CONTROL 1. EXPANSION JOINTS 20’-0” 0.C. pul edie pl UNDISTURBED 
JOINT UNLESS SHOWN OTHERWISE PIE SUBGRADE 
CONCRETE PAVEMENT, 2. CONTROL JOINTS 5’—0” O.C. ECTION 
2” DEEP X 12” WIDE LAYER OF cls —s EGIL ae 3 aan aii Coe VEHICULAR BITUMINOUS CONCRETE 
LOOSE COMPOST MATERIAL PLACED WORK AREA | PROTECTED 3 ; ee ; — 
ON UPHILL/FLOW SIDE OF TUBES B| AREA OE : SCALE: 1 1/2” = 1’-0 
DIRECTION TO FILL SPACE BETWEEN SOIL et ; FINISH GRADE 
OF FLOW ' SURFACE AND TUBES } | DOWEL IS TYPICAL AT ALL EJS EXCEPT AGAINST VERTICAL 
es OF : es — - ; So 
A 


PRESSED METAL DRIVE STAKES. 
HAND EXCAVATE WITHIN THIS ZONE. 
REMOVAL ONLY UPON APPROVAL 


OF LANDSCAPE ARCHITECT Se 
ELEVATION ELEVATION THROUGHOUT CONSTRUCTION. 


REMOVE AT TIME OF COMPLETION. NN 
INSTALL FENCE OUTSIDE OF 
DRIPLINE OF TREE 


NOTE: DO NOT STORE ANY 
MACHINERY OR MATERIALS WITHIN 
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= JOINTS WITH WALLS, CURBS, OR SITE IMPROVEMENTS a 
fd a EDGE TOOL SURFACE | " = 
1 all le ee DIRECTION MEDIUM BROOM FINISH, SEE SPECS. rx Segoe 


COMPOST FILTER SOCK WITH OF FLOW SPECIFIED SEALANT TO MIN. 1/2” DEPTH 
ORGANIC WEED-FREE FILTER MEDIA; 19” EXPANSION SLEEVE 


12 MIN. DIA. WITH AN EFFECTIVE HT. WAXED TO PREVENT BONDING A 


OF 9 1/2" #6 SMOOTH DOWEL, 2’-0” LONG, 18” 0.C i 
UNTREATED HARDWOOD STAKE, TYP. PLAN FOR JOINT DETAIL PREMOLDED EXPANSION JOINT, CUT BACK SECTION 


ENSURE INTIMATE GROUND CONTACT e7oaNcion-aaltl AS NECESSARY AFTER POUR 
SCALE: N.T.S. CRUSHED GRANITE PAVEMENT 


EROSION CONTROL - COMPOST FILTER SOCK CONCRETE PAVEMENT SCALE: 1 1/2° = 1-0" 
/ SCALE: N.T.S. 


SCALE 4 472" = 70" 
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CRUSHED GRANITE WITHOUT BINDER 
(TYPE1: NON-STABILIZED) 
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GRAVEL BASE | CRUSHED GRANITE WITH BINDER 
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3 COMPACTED 
| hii SUBCGRADE | SEE PLAN FOR LOCATIONS 




































































LIFTING STRAP 





CRUSHED GRANITE 









TOPSOIL AND = —_ VARIES CONFIRM 


DANDY BAG Il OR SEED, TYP. IN FIELD 
APPROVED EQUAL GRADE TO 


DRAIN, TYP. 


EX. REINFORCED 
CONCRETE BEAM 
WITH 1” CHAMFERED 
EDGE 





LOAM AND SEED 








STANDARD FABRIC 











































































































































































































INSTALLATION AND MAINTENANCE: LA GRANITE CURB FINISH GRADE; zien Mn SCARIFY TRAIL oe 
OF ORANGE WOVEN Sees (———_———— VARIES, SEE PLAN, MATERIAL VARIES, RA SURFACE 36 Bromfield Street Suite 202 617 451-1018 Tel 
MONOFILAMENT INSTALLATION: REMOVE THE GRATE FROM CATCH BASIN. IF 2 MAX 6” | ; SEE PLAN LF Boston, MA 02108 ww ylezick.com 
USING OPTIONAL OIL ABSORBENTS; PLACE ABSORBENT _ 7 FINISH GRADE, SEE 00 021 SAWN TOP ae EX. GRADE on 
PILLOW IN UNIT. STAND GRATE ON END. MOVE THE TOP = a i tre] 009 CO) spun, 
DUMPING STRAP LIFTING STRAPS OUT OF THE WAY AND PLACE THE GRATE Yd Noel SPLIT FACE aaenraanine N= =ceccem Y Po ee Sees, 
ALLOWS FOR EASY INTO CATCH BASIN INSERT SO THE GRATE IS BELOW THE my ~ 12220) — CONCRETE CRADLE : 521— GRANITE CURB a ; é. +e 
REMOVAL OF CONTENTS TOP STRAPS AND ABOVE THE LOWER STRAPS. HOLDING THE | SGA oF Ee, IO A125 PROCESSED GRAVEL = ay ati SUBSE 2. bE 
LIFTING DEVICES, INSERT THE GRATE INTO THE INLET. _ Mveg rs 2¢f-|— PROCESSED GRAVEL “ UN : 28 Ee 
L000 0} | ee =Z+— COMPACTED OR Za COMPACTED OR iy: ANS 
MAINTENANCE: REMOVE ALL ACCUMULATED SEDIMENT AND 6/67 -[6—J—||/ UNDISTURBED | 6— UNDISTURBED SUBGRADE . 
DEBRIS FROM VICINITY OF THE UNIT AFTER EACH STORM TTT ETE CUBR ANE pare as SUBGRADE 
EVENT. AFTER EACH STORM EVENT AND AT REGULAR 6” REVEAL GRANITE CURB CONDITION FLUSH GRANITE CURB CONDITION SECTION 
INTERVALS, LOOK INTO THE CATCH BASIN INSERT. IF THE 100% CONSTRUCTION DOCUMENT SET 
CONTAINMENT AREA IS MORE THAN 1/3 FULL OF SEDIMENT, 
THE UNIT MUST BE EMPTIED. TO EMPTY THE UNIT, LIFT THE GRANITE CURB RESTORE STONEDUST TRAIL 
UNIT OUT OF THE INLET USING THE LIFTING STRAPS AND ; a - ay" 
REMOVE THE GRATE. IF USING OPTIONAL ABSORBENTS; SCALE: 1. = 1-0 SCALE: 1 1/2” = 1°-0 
REPLACE ABSORBENT WHEN NEAR SATURAION. 
UNACCEPTABLE INLET PROTECTION METHOD: 
(2) #4 REBAR ANCHOR 
MBE PINS, 14” LONG 
a nm 












SILT SACK 
SCALE: -NLI.S. 5-57 POROUS PAVEMENT, 
Be SEE CIVIL DWGS. 








1. CURB STOPS TO BE 6° LONG 
2. SET ON CENTER TO PARKING SPACE 


CONCRETE CURB STOP DETAILS 


SCALE: 1 1/2” = 1'-0" 
LD1.1 





ARLINGTON 
RESERVOIR - 
PHASE 2 


NOTE: 


1. ALL STL. MEMBERS COATED W/ ZINC RICH EPOXY THEN FINISHED 
W/ POLYESTER POWDER COATING. 



















































































































































































































































































































































































































































































































































2. SEE SPECS. FOR COLOR INFO. 
3. ALL BENCHES TO HAVE ARMRESTS. 
4. ALL BENCHES TO HAVE IPE SLATS. ARLINGTON, MASSACHUSETTS 
’ 1 ” 
W—-7¢ TOWN OF ARLINGTON 
a POROUS POLYPROPYLENE COURT PANEL, aan 9 aa" 
~ 1 1/4” X 28” X 28 * + + 
S SET EE ST ES SES SEE EE ETE EE EES (ROLLED OR VIBRATED INTO SAND) / mH EL SEL EL 
EF |) | || ||] [=p NON-WOVEN NEEDLE PUNCHED + i —! BAS on 18 PERSPECTIVE 
or re i PERMEABLE FABRIC (8 OZ MIN.) = HeLZ “SEE, 
a 9 eel ee | EX. COMPACTED SUBGRADE ” ” 
SECTION (SAND) 2” X 4” (NOM.) SLATS 
0197 11/16” 


MULTI-USE POROUS COURT SURFACE - ADD ALT. #3 


SCALE: 1 1/2” = 1°-0” 






BENCH FOOTING, 


TYP. 


ARMREST, TYP. 






























































































































































































































































































































































































































































































































PRUNING MAY BE PERFORMED BY ARBORIST AS NEEDED ON SELECTED ROOTS LESS THAN 2 INCHES IN DIAMETER PROVIDED NO MORE THAN 15% OF THE CRITICAL 
ROOT ZONE IS REMOVED. 
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\) — SURPLUS CUT MATERIAL MAY BE SPREAD AND REMOVE TREE ROOTS LESS THAN 2” 
DEPOSITED ON EITHER SIDE OF PATH. LOAM IN DIAMETER ENCOUNTERED IN PATH 
AND SEED TO MAINTAIN POSITIVE DRAINAGE CORRIDOR, SEE NOTE 1 ; 
ACROSS PATH AND EXISTING SLOPE TO REMAIN 18 
3" 6” CRUSHED STONE BASE SUPPORT CENTERS 
TPs pV SEE PLAN 6’6 MIN. PEELED LOG 
z|z2 (BLACK LOCUST) 
fal eae 1.5% MAX. 
ies ee SEE NOTE 3 — EMBEDMENT: S—1 
7 UU NANA SNS TLL ARMREST, 
g PATSIISRISSE SN Aer iualezae (et TYP. 
ros SZ i +! 36” WOOD SUPPORT SUPPORT 
No] ST] STAKES (6° 0.C. MAX.) POST 
= a I | I 
THI HI IIE 4000 PSI. 
eae All aed hell | ITF CONCRETE 
SECTION ~l| = FLEXIBLE POROUS PAVING, LH! FOOTING 
45° CHAMFERED EDGE — ——4 
see fl UNDISTURBED SUBGRADE 7 
NOTE: rl 0 |, 
1. TO PREVENT INJURY TO CRITICAL ROOT ZONES OF ADJACENT TREES, SOIL IS TO BE EXCAVATED NON-INVASIVELY A MINIMUM OF 6 INCHES USING SUPERSONIC AIR 2 2 17 |8 
KNIFE. FABRIC AND STONE ARE TO BE INSTALLED OVER AND AROUND ROOTS. SUBGRADE SHALL BE COMPACTED TO THE GREATEST EXTENT POSSIBLE. ROOT aues apr acu : 
——___\— 





























































































































2. WHEREVER POSSIBLE, AND WITHOUT INJURING CRITICAL ROOT ZONES OF ADJACENT TREES. CRUSHED STONE BASE SHALL RUN 6 INCHES BEYOND THE END OF THE PLAN | HV OH 
FLEXIBLE POROUS PAVING. AT LEAST 2” OF STONE SHALL COVER THE TOP OF ROOTS BEFORE FLEXIBLE POROUS MATERIAL IS LAID. SIDE ELEVATION SECTION 
3. WALKWAY SHALL MAINTAIN A CROSS PITCH OF NOT MORE THAN ONE AND A HALF (1.5%) PERCENT. ANY DISCREPANCY NOT ALLOWING THIS TO OCCUR SHALL BE 
REPORTED TO LANDSCAPE ARCHITECT PRIOR TO CONTINUING WORK. HEXAGONAL BENCH BENCH FOOTING 
SCALE: 1/2 = 1 =)" 7 ” - > A” 
RUBBER SURFACING - TRAIL - ADD ALT. #7 oe oe ree iGieiek Uandisese Atco Ine 
SCA 7S. PaO" 








36 Bromfield Street Suite 202 617 451-1018 Tel 
ae Boston, MA 02108 www.kylezick.com 
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\ — SURPLUS CUT MATERIAL MAY BE SPREAD AND REMOVE TREE ROOTS LESS THAN 2” YS) i? otenchuselt, 
DEPOSITED ON EITHER SIDE OF PATH. LOAM IN DIAMETER ENCOUNTERED IN PATH = \ oe gy, : 
AND SEED TO MAINTAIN POSITIVE DRAINAGE CORRIDOR, SEE NOTE 1 —— Z 
ACROSS PATH AND EXISTING SLOPE TO REMAIN 
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NOTE: ( ) . GRAVEL BASE LOT Drawing Title: 
1. TO PREVENT INJURY TO CRITICAL ROOT ZONES OF ADJACENT TREES, SOIL IS TO BE EXCAVATED NON-INVASIVELY A MINIMUM OF 6 INCHES USING SUPERSONIC AIR | EX. GRADE i 4 v 
KNIFE. FABRIC AND STONE ARE TO BE INSTALLED OVER AND AROUND ROOTS. SUBGRADE SHALL BE COMPACTED TO THE GREATEST EXTENT POSSIBLE. ROOT 2% £161.68 > NS 
PRUNING MAY BE PERFORMED BY ARBORIST AS NEEDED ON SELECTED ROOTS LESS THAN 2 INCHES IN DIAMETER PROVIDED NO MORE THAN 15% OF THE CRITICAL To =e Bae I 





ROOT ZONE IS REMOVED. 


2. WHEREVER POSSIBLE, AND WITHOUT INJURING CRITICAL ROOT ZONES OF ADJACENT TREES. CRUSHED STONE BASE SHALL RUN 6 INCHES BEYOND THE END OF THE 
STONEDUST PAVING. AT LEAST 2” OF STONE SHALL COVER THE TOP OF ROOTS BEFORE STONEDUST IS LAID. 


3. WALKWAY SHALL MAINTAIN A CROSS PITCH OF NOT MORE THAN ONE AND A HALF (1.5%) PERCENT. ANY DISCREPANCY NOT ALLOWING THIS TO OCCUR SHALL BE SECTION ELEVATION 
REPORTED TO LANDSCAPE ARCHITECT PRIOR TO CONTINUING WORK. as 


STABILIZED CRUSHED GRANITE PAVEMENT OVER TREE ROOTS ARMORED SLOPE AT BEACH a 
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E.Q. SPACING, TYP. | | ee oad 
/ 3/8" THICK STEEL 7 40 3/8° = Site Rage Gee ARTICULATING CONCRETE BLOCK, PROPOSED GRADE, _ PHASE 2 
ANCHOR PLATE SPECS. (UNDER) £49" (| SEE GRADING PLAN Tyee 
= ” | ! 
W/(2)-9/168 HOLES ANCHOR W/ (2) 1/2 aa 7 cs | + 
x 3 3/4” EXPANSION ARTICULATING CONCRETE BLOCK MATS; | | | | | POROUS PAVEMENT, ARLINGTON, MASSACHUSETTS 
ANCHOR BOLTS; 4’X16° AND/OR 8X16’ [I | | ! SEE CIVIL DWGS. Ee eS 
NON-CORROSIVE % — = ae. : =! | TOWN OF ARLINGTON 
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SIDE_ELEVATION 
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NOTE: 


1. ALL STL. MEMBERS COATED W/ ZINC RICH EPOXY THEN FINISHED W/ POLYESTER POWDER COATING. 
2. SEE SPECS. FOR COLOR INFO. 
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SECTION A-A’ 
FRONT ELEVATION SECTION 
Kyle Zick Landscape Architecture, Inc. 
BOAT RAMP CONCRETE ne tail eee 
CONCRETE PAD FOR TRASH RECEPTACLE AND RECYCLING BIN SCALE: 1/4" = 1'—0" stn, 
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SIGN R51 2 1/27 a ee | PAVEMENT, PROVIDED IT SHALL BE 
FINISH GRADE 2-1/2" 0. I | # A if SEE CIML VAN ACCESSIBLE 
ae MATERIAL VARIES, STEEL PIPE WITH CAP | < 2. WHERE TWO ACCESSIBLE ( SALVAGED BOULDER “ 
R1-1 SIGN Gor PX= PAVEMENT ee “. — — 
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CONCRETE FOOTING DETAIL PLAN ND Me ACCESS AISLE SHALL BE FINISH GRADE 
7 DETAIL PLAN X 5/16” GALVANIZED 4’+ MATERIAL VARIES, 
ONE-WAY SIGN SCALE: N.T.S VAN ACCESSIBLE 
R6-1 UNDISTURBED OR —* STEEL BOLT WITH r 4” PAVEMENT SEE PLANS 
COMPACTED NUT AND WASHER . ‘ - 3 STRIPING 
SUBGRADE ¢ MIN. ¢ MIN. a SPECS., COMPACTED SUBGRADE 
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ROAD SIGNAGE PAVEMENT MARKING - ACCESSIBILITY PLACED BOULDER —_— 
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NOTES: MESH FABRIC. SHALL HAVE RESERVOIR - 
ener eae VC. GALV. TIE WIRES 12” O.C. 1) TOPS & BOTTOMS OF ALL FABRIC TO BE KNUCKLED DOWN. KNUCKLED TOP & BOTTOM PHASE 2 
: - 2) ALL FENCE FABRIC SHALL BE VINYL-COATED GALVANIZED STEEL. 
CLEAR OPENING (MIN.) 3/8” TRUSS ROD W/ LOCKABLE, HEAVY DUTY ALL POSTS AND HARDWARE TO BE VINYL-COATED GALVANIZED STEEL. 

TURNBUCKLE COMMERCIAL GRADE DOUBLE 

VC. GALV. TENSION GATE LATCH PAINTED TO MATCH 3) VINYL COATING COLOR SHALL BE BLACK. VINYL-COATED STEEL TIES, 12” MELINETON ASeRC USES 
FULL WELDED FRAME for GATE (SHOP DRAWINGS REQUIRED) n P 0.C. HORIZ. & VERT., ON INSIDE 

BARS LINE POST— 1.9” 0.D. TOP RAILS— 1.05” 0.D. 
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ae a V.C. GALV. TENSION BARS TYP. 
“te ” 
; mi V.C. GALV. HOOK BOLTS 15” 0.C. 
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SINGLE CHAIN LINK GATE ne 
SCALE: N.T.S. - LY a \ > ra y, - mK 9 Kyle Zick Landscape Architecture, Inc. 
: Ny 7 = 36 Bromfield Street Suite 202 617 451-1018 Tel 
¢ FINISH GRADE, ROAD WIDTH } 21/2” FENCE LINE FENCE POST Boston, MA 02108 www.kylezick.com 
VARIES SEE PLAN 22 aI 
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O ©) “a 22’ Drawing Title: 
SECTION SZ 
x GATE OPENING VARIES 
CHAIN LINK FENCE FOOTING ® © ae 28 SEE SPECIFICATION 
pence ie ee 1. VALUES SHOWN ARE NOMINAL AND NOT TO BE USED FOR INSTALLATION PURPOSES. SEE PRODUCT SPECIFICATION FOR INSTALLATION REQUIREMENTS. 
bee 2. ALL FENCE FABRIC SHALL BE BLACK VINYL—COATED GALVANIZED STEEL. 
FRONT VIEW SIDE VIEW TOP VIEW 
3. ALL POSTS AND HARDWARE TO BE BLACK VINYL—COATED GALVANIZED STEEL. 





DETAILS 


( 5 CHAIN LINK FENCE CANTILEVER GATE 
SCALE: N.T.S. 1D 4 
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INSIDE O 
4000 PSI. 
8’X8°X8’-2 4” CEDAR CATCH Sorta 
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S} HE PTT: Bese oy La ert || Bee 
7 ae VARIES SEE PLAN MATERIAL VARIES, SEE PLAN ay 2” x $” FLAT BOTTOM RAIL 
‘ aT | = 1 2” X ¥” FLAT BOTTOM RAIL = TT 
oS Tee elo be in — P| in | 
7) EQS — FILTER FABRIC a | AP CONCRETE FOOTING, AP 2 CONCRETE FOOTING, 
‘qT H Ta COMPACTED PROCESSED | TUT LI} TYP. | HI} TYP. 
7 MT UU oi GRAVEL BASE Lie ols eel 
TTT TT COMPACTED SUBGRADE Kyle Zick Landscape Architecture, Inc. 
TYPICAL CROSS SECTION TYPICAL FENCE PANEL — SECTION 36 Bromfield Street Suite 202 ‘617 451-016 Tal 
ELEVATION Boston, MA 02108 www.kylezick.com 

NOTES: NUMA) 

— PRIOR TO CONSTRUCTION, CONTRACTOR SHALL CONSTRUCT A SAMPLE WALL ORNAMENTAL FENCE PANEL - ADD ALT #6 sents, 
SECTION FOR APPROVAL BY THE LANDSCAPE ARCHITECT DEMONSTRATING Sie ae ey % 
CONSTRUCTION TECHNIQUE AND TYPE OF BOULDER USED. SCALE: 1/2" = 1'—0 ax a 

— BITUMINOUS CONCRETE TO BE INSTALLED AS SHOWN ON PLANS WITH CLEAN EDGE, : : 2 bE 

2” X 1/2” STEEL FLAT STOCK ” 23 Bs 
AND DOES NOT INFILL GAPS BETWEEN BOULDERS. VOIDS BETWEEN BITUMINOUS 73 1/4 ae) s 
TOP & BOTTOM RAILS, TYP. “a Ses 


7 
Uy 


CONCRETE PATHWAY AND BOULDERS ARE NOT TO EXCEED 3” AND ARE TO BE 
FILLED WITH 3/8” CRUSHED AGGREGATE. 
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\s ATTACHMENT TAB WELDED ONTO POST 3/4” 3/4"\\ 
BOULDER RETAINING WALL TYP. | 100% CONSTRUCTION DOCUMENT SET 
SCALE: 3/4” = 1’-0” : HA 
1 To 7 | 
Wi eee BSS a , 
ll ¥” SQ. STRAIGHT — 
- 
SECTION PANEL CONNECTED TO POST TABS WITH 
a 1” SS CARRIAGE BOLTS. ALL HARDWARE 
TO BE PAINTED TO MATCH POST AND 





PANELS AFTER TIGHTENING. 
2” FENCE POST 


ALTERNATE 3” Drawing Title: 
SQ. CURVED 
PICKET 









































PLAYGROUND DETAILS 


ORNAMENTAL FENCE CONNECTION - ADD ALT #6 ORNAMENTAL FENCE PICKET - ADD ALT #6 iti 
SCALE: 6” = 1’-0” SCALE: 3” = 1°-0” 1D Q 


22'-5" [684cm] 


ARLINGTON 
































22-5" [6B4cm| - — FALL SAFETY RESERVOIR - 
- 10'-6" [321cm] - | r ee - 10'-10" [331m] : ZONE 
sm ; vo FALL SAFETY, [To FALL SAFETY ; ry rr i. PHASE 2 
| pe | we \& ZONE a ore ZONE ge 7 4 . 
j ra a 24.6" [746cm] a“ \ ! / a % } f 7 8 
; FALL SAFETY ZONE a. ae | Z \ / . ARLINGTON, MASSACHUSETTS 
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a — = Pax Bia 
— ! — “FALL SAFETY ZONE 8] &| | \ le 5 in. = TOWN OF ARLINGTON 
eee j 8} 8] | \ g i | \ = 
El el | E C) i 1 8) a) i . \ 2 =P e \ \ = 
a3 - : a : 
7 S| | 2 = (L] | | Li QQ]; 2 \ \ Me = / \ / vo) = 
al | | C | z] st or | \ 1 XQ ® / \ / 
= P : ‘ 7 < \ = \ \ : eg 2 ae 
TS eG A ERG Se i ~AL 2 _" 1 Seer ee | te og eee 
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| \ 7 oe \ 

| NROQ15 \ 3 Jf NS 7 NRO852-1001 
| * 10-9" / 328em She = a sy {  *9.4"79776m NROQ26 
1 ** 42'-7" | 384cm Sie Scan ee Se fe N Yo ™* 9-41" /277em 


™ 9'-6" / 290cm 
***952.6ft? | 88.5m? 





fae NX 
\ 7 "*716.9ft? / 66.6m? NRO810 N 7 ee 2 2 
\ / 118° = 1-0" inde) adem NL J sea) x 33.5m 
ie . 


«Bib 


** 4!-7" 1 140em ~ oa 





VLGSOUN 


“""3641? / 33.8m? ~ Hitec 


: ! = a a — 
| P ) wry \ |. re 
| =v i. = i} | ‘ ' a | , | 
4 : LA SWING FRAME — 3 BAYS EMBANKMENT SLIDE— HDPE. | — 
: co 7 ora aan SEE SPECS FOR COLORS 
, =< NOTE: NOTE: 
— POSTS AND BEAMS TO BE ROBINIA WOOD — SLIDE EXIST HEIGHT FROM SLIDING SURFACE TO GROUND 
PLAY STRUCTURE 1 PLAY STRUCTURE 2 PLAY STRUCTURE 3 PLAY STRUCTURE 4 WOODEN SAILBOAT — ALL CHAINS AND HARDWARE TO BE STAINLESS STEEL MUST BE BETWEEN 7” AND 11”. SEE PLAN. 
FN — SWINGS TO INCLUDE (4) BELT SWINGS, (1) TODDLER SEAT, 
oy ee eee AND (1) GROUP ROPE CHAIR, SEE SPEC. 
NOTE: 
— SEE SPEC FOR EQUIPMENT FINISHES AND COLORS 
— INSTALLED PLAY SURFACE SHALL MEET OR EXCEED CPSC PERFORMANCE GUIDELINES WITH RESPECT TO CRITICAL FALL HEIGHTS OF THE IN-PLACE PLAY EQUIPMENT. 
PLAY EQUIPMENT 
SCALE: N.T.S. 

SLIDE-SEE PLAN FOR 

TYPE 

VARIES. PER : NOTES: 

MANUFACTURER ici — ALL LUMBER TO BE DEBARKED, UNTREATED 

715" BLACK LOCUST (ROBINIA) WITH EASED 

= —_— EDGES. 
TE BLE HO FE OE = — A Miowre so wou sce 
as = IM 


«Ob 
ZUG? f HST Lease 


W90GS / u2-18 ax 
WIOOL / wEE x 




















oe FLAT INTERIOR FACE AND MITERED TO BE STAINLESS STEEL. 
CORNERS. INTERIOR TABLE TO BE 
SEAMLESS STAINLESS STEEL BASIN WITH 


j WATER CHANNEL: 6” DIA. BLACK LOCUST 
NATERAL, SEE PL ~ 4——— ee TIMBER WITH 2°X2” ROUTED GROOVE 
MATERIAL, SEE PLAN a [—_ —— | | ) WHICH DRAINS TO ONE END 
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CONCRETE a WOODEN STEP PLATFORM 
fy FOOTING C nn ‘o 
UNDISTURBED rT | a ~ 
| : FINISH GRADE 
SECTION SUBGRADE ao = co 
PLAN VIEW | it e | a= y— Kyle Zick Landscape Architecture, Inc. 
SLIDE FOOTING WATER TABLE — SIDE VIEW WATER TABLE — ELEVATION 36 Bromfield Street Suite 202 617 451-1018 Tel 
. Boston, MA 02108 www.kylezick.com 
SCALE: 3/47 = 4°=0" es BLACK LOCUST TIMBER NOTCHED FLAT TO - 
1. LILYPAD TO BE GREEN, LETTERING TO BE WHITE. REFER TO 6” DIA. BLACK LOCUST TIMBER RECEIVE STAINLESS STEEL BRACKETS AND ttn, 
POST CONNECTED TO WATER S.S. HARDWARE. nckusely, 
SPECIFICATIONS FOR RAL COLOR. ae Wee Lee ae sy 3 
2. REFER TO SITE PLAN FOR SHAPE LAYOUT. sane i aes &, 
3. SHAPES TO BE NO CLOSER THAN 12” TO EACH OTHER. 2 
STEEL PLAY STRUCTURE 4. SHAPE LOCATIONS TO BE CONFIRM IN FIELD BY LANDSCAPE : 23 
POST ARCHITECT PRIOR TO INSTALLATION. ee es “af 
| 5. LANDSCAPE ARCHITECT TO PROVIDE VECTOR FILE OF GRAPHIC. TIMBER WITH 2X2) ROUTED GROOVE 
| WHICH DRAINS TO ONE END a 
= == SAFETY SURFACING - g 
MATERIAL SEE PLAN HOPSCOTCH - THERMOPLASTIC TILES WATER CHANNELS — PLAN VIEW STN ECe eH. PRIN GeACeE 100% CONSTRUCTION DOCUMENT SET 
5 SCALE: 3/4” = 1°’-0” BLACK LOCUST LUMBER NOTCHED FLAT 
A Sole PLACED BOULDER. FOR MOUNTING ALL HARDWARE FLUSH 
BOULDER TO BE SET 6” 
PIECE ADE CHANNEL GROOVE. TOP OF PITCH * ! ; = 
ay BOULDER TO HAE a es ces ° 
SURFACE NO LESS THAN Steere I || ¥ 
SECTION 12” DIAMETER X 1” DEEP Py in | “ | 
5. | SiR 
EQUIPMENT POST FOOTING ere ee me A i aE ee aT: a 
Seer a i ee en | EU ae 
SCALE: 3/4” = 1°-0 LE wee Te eT Tee) ete =H III ST “Tele Elll=| —PROCESSED GRAVEL 
Lt oe | fear Tle) i TT 86S) ied er 
SS SS SEE: ee === ot ||| = =—i——i— SENET E I] = =|[FE —[E -— 
qn Seen il ee Teen Tal { te [I IL, —COMPACTED SUBGRADE 
= fii I ATT I I 
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PLAYGROUND DETAILS 


SAND & WATER PLAY 


SCALE: 1/2” = 1'-0" 
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7’ x 4”x 6” OVAL BLACK 
LOCUST POST. DRILL 

To aor HOLES IN POSTS TO ALLOW 

RAILS TO PASS THROUGH 














11° SPLIT SAWN CEDAR 
RAILS, SCARFED ENDS 


42” 
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12° x 42” DEEP POST 
HOLE, BACKFILL WITH 
EXCAVATED SOIL 


UNDISTURBED SUBGRADE 
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SECTION ELEVATION 
SPLIT RAIL FENCE 


SCALE: 3/4” = 1’-0” 


Mia i a i EEL ‘i ye Mi woo 


MK XK MK KK XK KK —_____ A Me Xx? A XY ee ee 


SEED MIX, 
SEE SPEC. NOTE 
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K QR RRR RRR ERE. 


SECTION 





SEEDING 


SCALE: 1 1/2” = 1’-0” 





















ROLLED THICKNESS 


COMPACTED SUBGRADE 


PERENNIAL 


3” MULCH 


——1— PLANTING MIX 








n 

2p ee ee eee ioc fe ee 
CONTINUOUS BED OF PLANTING SOIL 

SECTION BETWEEN PERENNIAL 








PERENNIAL PLANTING 


SCALE: 1 1/2” = 1°-0” 





oP PE 
~ 
 Moksokes 








COMPACTED SUBGRADE 


PLACE ROOT BALL 2” ABOVE 
SURROUNDING GRADE 


3” DEPTH MULCH (PULL BACK AWAY 
FROM BASE OF SHRUB) 


EXCAVATE HOLE TO REQUIRED DEPTH 
AND BACKFILL WITH APPROVED PLANT 
MIX, PER SPECIFICATIONS; 














BACKFILL PLANTING SOIL INTO HOLE(S) ~— i 
12” LARGER IN DIAMETER THAN ROOTBALL [| JS<— 


SECTION 


SHRUB PLANTING 


SCALE: 1 1/2” = 1’-0” 
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REMOVE PLANT FROM POT OR ROLL 
BURLAP BACK FROM TOP 1/3 OF 
ROOTBALL BEFORE BACKFILLING. 
UNTIE ROPE FROM TRUNK, SCARIFY 
ROOTS ON CONTAINER GROWN 
SHRUBS 


PLACE ROOTBALL ON COMPACTED 
SUBGRADE 


INSTALL TREE PLUMB 
WATERING BAG 


aN | TOP OF ROOTBALL SHALL BEAR SAME 
RELATIONSHIP TO FINISHED GRADE AS 
TO PREVIOUS EXISTING GRADE 


= \ | “= ROOT FLARE SHALL BE EXPOSED; 
ea 5 MULCH SHOULD NOT TOUCH TREE 
WY a ey TRUNK 


PLACE BALL ON SUBSOIL. REMOVE AND 
DISCARD BURLAP EXCEPT UNDER BALL. 

7 REMOVE AND DISCARD ALL SYNTHETIC 
SOIL WRAPPING MATERIALS (TREATED 


BURLAP, NYLON TWINE, WIRE BASKETS, 
ETC.) 


5'g 3” BARK MULCH 


ie DECOMPACTED SUBGRADE 
NAN NIANA La StU EN ALES So AUVVANY NAN 








EXCAVATE HOLE TO DIAMETER 
Cae ee 3X WIDER THAN ROOTBALL. 
Fu hs oe ue eS BACKFILL HOLE WITH PLANTING 
le lela es Te SOIL MIX 

Tee : 


TT IE ta EXCAVATE SUBSOIL AS REQUIRED 
Tas weil ae a TO PLACE ROOTBALL TO PROPER 
EQ. ae: EQ. ELEVATION 











. PLACE ROOTBALL 
DIRECTLY ON COMPACTED OR 
UNDISTURBED SUBSOIL. 





NOTES 
1. IF CONTAINER GROWN SCARIFY SOIL 
AND ROOTS TO REMOVE CIRCLING ROOTS 


(5 DECIDUOUS TREE 
SCALE: N.T.S. 





TREE SHALL BE PLANTED WITH TOP OF 
ROOTBALL BEARING THE SAME 
RELATIONSHIP TO FINISHED GRADE AS TO 
PREVIOUS EXISTING GRADE. TREE SHALL 
BE PLUMB AFTER SETTLEMENT. 





Wt ele WATERING BAG 


3” BARK MULCH (HOLD MULCH OFF = a 
ROOT FLARE) 





Re \fg Z Ly 






PLANTING SOIL 


ROLL BURLAP BACK FROM TOP 1/3 OF MIX 


ROOTBALL BEFORE BACKFILLING. UNTIE 
ROPE FROM TRUNK. 








SLOW RELEASE FERTILIZER 


FREE DRAINING, 
UNDISTURBED OR COMPACTED SUBGRADE 





\e <i" 
f oe Lb 
fi: Ze 
: : il 

=\ Alt 


Cee ee je" 
fg ee 


SECTION ELEVATION 





6 EVERGREEN TREE 
SCALE: N.T.S. 


ARLINGTON 
RESERVOIR - 
PHASE 2 


ARLINGTON, MASSACHUSETTS 


TOWN OF ARLINGTON 


Kyle Zick Landscape Architecture, Inc. 
36 Bromfield Street Suite 202 617 451-1018 Tel 


Boston, MA 02108 www.kylezick.com 
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100% CONSTRUCTION DOCUMENT SET 





Project: ARLINGTON RES. 
Date: FEBRUARY 04, 2021 


Drawing Title: 





PLANTING DETAILS 
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END SECTIONS FOR HDPE g ge 5E - SS 
Gauge | Weight) *A | * *L oe be ay 
: : — zeae : SEE LANDSCAPE MW < 
CF es a ee CLO PLANS FOR : 
PUBLIC BEACH 
Ca 7am GEA 16 PUBLIC BEACH 
To] eral 


a) 


zm 
12” 16 


NS 


141/72) 20 |21/2|35 1/4 












866.702.6371 | www.woodardcurran.com 
COMMITMENT & INTEGRITY DRIVE RESULTS 















= 
| 78 20” o 2 
— 
| 78 15 3/4] 4 | ° es Pe 
| 78 17 5/e|_ 6 | : =% 
| 76 | 7 |e _| | Oe ere oe \ aS 
15 a / \ a3 
18” pe | ss | 2 8 
21” po | es | | 60" | =x 
20 io [6 a7] 5) S= 
A 30” te S| A # 4 = S 
3° Fo Ce en . PROVIDE a SE 
42” ee Sa ee 
PAVEMENT ne 
54” —z 7 O 
| 60” | 12/10] _610 | va oS 
wo 
® a ae 
Toe plate extensions where specified, to be punched to match holes in \ \ Qw~ . 
apron lip. 3/8” bolts to be furnished. The length of toe plate to be \\ i, one COMPOST FILTER SOCK TO OD We 
as follows: W + 10” for 12” to 30” diameter pipes inclusive. \6 a REMAIN IN PLACE UNTIL OO 
W + 20° for 56° to 60° diameter pipes inclusive. TOP VIEW a. Le BANK IS FULLY STABILIZED = 
Isl TO PREVENT CLOGGING 
Multiple panel end sections shall have lap seams which are to be tightly Rane | POROUS PAVEMENT 
jointed by bolts. Corner plate, and toe plate to be same gauge as ¢ \ } 
end section. a ’ / 
Iyoles © 12” ctrs. (max) RIP-RAP—— “4 
* — Dimensions in Inches Plus or Minus Standard Shop Tolerance. sat —— jeeaa eae @ Section) APRON -( \ 
FRONT 12” HDPE PIPE ¢ : 
W/ FLARED END SECTION 
INV. IN 162.15 POROUS PAVEMENT 
INV. OUT 162.05 SEE DETAIL 
£ GRATE INLET 
RIM: 163.10 
INV. IN 161.73 
12 Gauge Material (Typ.) INV. OUT 161.00 
INSTALL TURN—UP OR 
RISER ON OUTFALL TO 
Side Lug SIDE VIEW ELEVATION 162.15 
Pipe Pay Length 
jae gioie "D” RING SIDE LUG 
ia TYPE 2 ATTACHMENT DETAILS 
SIDE | 4” PVC PERFORATED 




















UNDERDRAIN 
INV. 161.73 . 

TYPE 2 CONNECTIONS ee le 
BR (12” & Larger) x] > 
y) a | 
as 
yz |S 
Ols 
LI} 
5||S|e 

FLARED PIPE END DETAIL ; 2 

SR J A FSS SAA SiC P c Q 

RIP—RAP — © © 

N.T.S. APRON A O 

¢ im 

12” HDPE PIPE f =) 

W/ FLARED END SECTION } 

INV. IN 162.15 : 5 
INV. OUT 162.05 y Fla 
GRATE INLET { ia | .. 
RIM: 163.10 ‘l alee 
INV. IN 161.73 \ | 
INV. OUT 161.00 | 6|s 
INSTALL TURN—-UP OR a | < 
RISER ON OUTFALL TO \ 515 


ELEVATION 162.15 


PROVIDE 
SAWCUT AND 
ASPHALT 


4” POROUS PAVEMENT PAVEMENT 








SEE LANDSCAPE 




































































































> PLANS FOR 
4” CHOKER COURSE BOAT RANE 
3” 3/8” PEA GRAVEL BEA 4” PVC PERFORATED 
—|NTEGRATED DUCTILE IRON FRAME AND UNDERDRAIN ‘ 
10” RESERVOIR COURSE GRATE INV. 161.73 ; 7 
¢ / 
ft es Z 
FINISHED GRADE RIPSRAP —— 97771, < 
(SURFACE. VARIES) ; APRON of, P < 
. - 12” HDPE PIPE A) oO 
C W/ FLARED END SECTION / / / Lu 
30” DIAMETER INSTALL 90° BEND OR RISER EXTENSION INV. IN 162.15 gil O 
AND TURN UP PIPE TO ELEVATION 162.15’ INV. OUT 161.95 re ~<a 
GRATE INT COMPOST FILTER SOCK TO = 
12” OUTFALL PIPE ie hier REMAIN IN PLACE UNTIL <= 
INV OUT: 161.00’ : . BANK\ IS FULLY STABILIZED ac 
: INV. OUT 161.00 TO PREVENT CLOGGING AQ 


INSTALL TURN—-UP OR 
RISER ON OUTFALL TO 


POROUS PAVEMENT 












































(2)4” UNDERDRAIN Os ELEVATION 162.15 
INV IN: 161.73’ a A 
7 
2 / 
6” COMPACTED GRAVEL BEDDING OR 3/4” Gh 8 
CRUSHED STONE BEDDING f H 
a? / y 
Y// 119 
” UNDISTURBED SUBGRADE OR SUITABLE 64/1/11, 
4” PVC PERFORATED rere 
COMPACTED BACKFILL ; 
UNDERDRAIN ee 





NOTES: bs / 


= 


STRUCTURE SHALL BE SUITABLE FOR HS—20 LOADINGS. 


POROUS PAVEMENT SECTION 2. FRAMES SHALL BE DUCTILE IRON PER ASTM A563 GRADE 70-50-05. 


Bele 3. DRAINAGE CONNECTION STUB JOINT TIGHTNESS SHALL CONFORM TO ASTM D3212 


FOR CORRUGATED HDPE, N-—12 HP, AND PVC. 


4. CATCH BASIN FRAME AND GRATE(S) SHALL MEET MUNICIPAL AND STATE 
SPECIFICATIONS WHEN APPLICABLE. 


LEGEND 


HDPE CATCH BASIN 


NOT TO SCALE 


PHASE 2 


POUROUS PAVEMENT 
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30’ 0 30’ 60’ JOB NO.:0233115.00 
——————————— DATE: FEBRUARY 4, 2021 
Se oar ae SCALE: 1"=30 
CHECK GRAPHIC SCALE BEFORE USING SHEET: 1 OF 2 
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PREPARE SOIL BEFORE INSTALLING ROLLED EROSION CONTROL PRODUCTS (RECP’s), INCLUDING 
ANY NECESSARY APPLICATION OF LIME, FERTILIZER, AND SEED AS WELL AS REMOVING ANY 
PROTRUDING ROCKS, STUMPS OR ROOTS. DURING THE GROWING SEASON (APRIL 15— 
SEPTEMBER 15) USE RECP’S ON THE BASE OF GRASSED WATERWAYS, SOIL SLOPES HAVING A 
GRADE GREATER THAT 15%, OR ANYWHERE WHERE HAY MULCH HAS PROVEN TO BE 
INEFFECTIVE AT CONTROLLING SHEET EROSION. RECP’S ARE A MANUFACTURED COMBINATION 
OF MULCH AND NETTING DESIGNED TO PREVENT EROSION AND RETAIN SOIL MOISTURE. 

FOR OVER WINTER PROTECTION, APPLY RECP’S ON THE BASE AND SIDE SLOPES OF GRASSED 
WATERWAYS AND ON SLOPES STEEPER THAN AN 8% GRADE. 


BEGIN AT THE TOP OF THE SLOPE BY ANCHORING THE RECP’s IN A 6” DEEP X 6” WIDE 
TRENCH WITH APPROXIMATELY 12” OF RECP’s EXTENDED BEYOND THE UP—SLOPE PORTION OF 
THE TRENCH. ANCHOR THE RECP’s WITH A ROW OF STAPLES/STAKES APPROXIMATELY 12” 
APART IN THE BOTTOM OF THE TRENCH. BACKFILL AND COMPACT THE TRENCH AFTER 
STAPLING. APPLY SEED TO COMPACTED SOIL AND FOLD REMAINING 12” PORTION OF RECP’s 
BACK OVER SEED AND COMPACTED SOIL. SECURE RECP’s OVER COMPACTED SOIL WITH A 
ROW OF STAPLES/STAKES SPACED APPROXIMATELY 12” APART ACROSS THE WIDTH OF THE 
RECP'’s. 


ROLL THE RECP’s (A.) DOWN OR (B.) HORIZONTALLY ACROSS THE SLOPE. RECP’s WILL 
UNROLL WITH APPROPRIATE SIDE AGAINST THE SOIL SURFACE. ALL RECP’s MUST BE 
SECURELY FASTENED TO SOIL SURFACE BY PLACING STAPLES/STAKES IN APPROPRIATE 
LOCATIONS AS SHOWN IN THE STAPLE PATTERN GUIDE. WHEN USING THE DOT SYSTEM, 
STAPLES/STAKES SHOULD BE PLACED THROUGH EACH OF THE COLORED DOTS 
CORRESPONDING TO THE APPROPRIATE STAPLE PATTERN. 


THE EDGES OF PARALLEL RECP’s MUST BE STAPLED WITH APPROXIMATELY 2” — 5” OVERLAP 
DEPENDING ON RECP’s TYPE. 


CONSECUTIVE RECP’s SPLICED DOWN THE SLOPE MUST BE PLACED END OVER END (SHINGLE 
STYLE) WITH AN APPROXIMATE 3” OVERLAP. STAPLE THROUGH OVERLAPPED AREA, 
APPROXIMATELY 12” APART ACROSS ENTIRE RECP’s WIDTH. NOTE: *IN LOOSE SOIL 
CONDITIONS, THE USE OF STAPLE OR STAKE LENGTHS GREATER THAN 6” MAY BE NECESSARY 
TO PROPERLY SECURE THE RECP’s. 


UNTIL GRASS IS ABUNDANT, INSPECT PERIODICALLY AND AFTER EACH RAINSTORM TO CHECK 


FOR EROSION. IMMEDIATELY REPAIR AND ADD MORE MULCH UNTIL GRASSES ARE FIRMLY 
ESTABLISHED. DO NOT MOW THE FIRST YEAR. 


ROLLED EROSION CONTROL MATTING 


N.T.S. 


AS 








































EXISTING 
GROUND 50’ MIN 
Baas EXISTING 
ir PAVEMENT 
2”—3” DENSE GRADED 6” MIN 
CRUSHED STONE 
e 
GEOTEXTILE “7 6” DIVERSION RIDGE 
WHERE UPGRADIENT 
SLOPE EXCEEDS 5% 
SECTION 
50’ MIN. 
10’ MIN. RADIUS J 
TOE OF DIVERSION 
RIDGE (TYP.) 
DIVERSION RIDGE 
EXISTING 
PAVEMENTS | 
NOTES: 





1. GRADE TOWARDS SEDIMENT BARRIER WHEN NECESSARY TO MANAGE FLOW. 


2. INCREASE MINIMUM LENGTH TO 100’ WHERE TRACKED SEDIMENTS CONTAIN LESS THAN 
80% SAND OR AS NECESSARY FOR HEAVY CONSTRUCTION. 


STABILIZED CONSTRUCTION ENTRANCE/EXIT 


ROCKWORK TO MEETING 
SURROUNDING EXISTING 


FINISHED GRADE 


ROCKS 


N.T.S. 
CHINKING ROCK PLATE ROCK 
(TYPICAL) (LENGTH TO DEPTH RATIO SHALL 


BE GREATER THAN 2.5:1) 


MORTAR PAD BETWEEN STORM 
PIPE AND ROCKS ABUTTING PIPE 
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meet ANSI Z60 current —s hole has been backfilled, pour ° lee hea 7 O "a | (( by D constructed around the root ball 
edition for root ball size. nad —— ean root ball. (See L)35 Ott) a ee Berm shall begin at root ball periphery. 
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required. Existing site soil added to mulch). A 
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area and depth shown. 2- See specifications for further requirements related to this detail. 
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Scale: NTS : A AS oar tar ENVIRONMENTAL CONSULTANTS 
— Plant Size @| Type ‘A’ | Type ‘A’ | Type ‘A’ | Type 'A’ 
Cover Type Abbrev. |Scientific Name Common Name Installation | Area't’ | Area'2' | Area'3' | Area ‘4" SWCA ENVIRONMENTAL CONSULTANTS 


TotalEnhancementArea(i| (| 305] 270i 45|_—28 IS RESEATH OHNE eres 
Total Enhancement Area Approx.{sf}| == | 4,575] 4,050] 2,175] 1,875 J_—_— 


ed Maple 6 hit. min. kzla 
Betula alleghaniensis ellow Birch *-6' ht. min. Kyle Zick Landscape Architecture, Inc. 


Betula poputifotia rey Birch -6' ht. min. 36 Bromfield Street Suite 202 617 451-1018 Tel 
-6' ht. min. Boston, MA 02108 www.kylezick.com 
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Qr ed Oak 6 ht. min. 
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IComus sericea sR Ossie Dogwood -4'ht.min. | 118] 104] 56] 48 
i “ant min | 178) +104] ~—SsC«S|SSCB 


liex verticifata verticillata i 
-4'htmin. | 118] 104] 56] 48 


Viburnum dentatum Northern Arrowwood 
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Sagittaria latifolia [too[——88| SOS 
Sparganium americanum a a: ee eee) Date:| FEBRUARY 4, 2021 

- Water Depth > 3' Nymphaea odorata | 120] 110] 0] S| ae: 

New England Semi-Shade Grass and Forbs Mix Seed Mix cale: 


Botanical Name common Name indicator | __|New England Erosion Control/Restoration Mx For Detention Basins and Moist Sites (Lbs) | Oromng Title 
lew England Erosion Control/Restoration Mix For Detention Basins and Moist Sites (Lbs} |18lbs/acre 2.0 2.0 1.0 1.0 rawing litle. 
Elymus virginicus Virginia Wild Rye FACW- wend pont ion Basi ist Sites (Lbs) | 20} 2] to] 10) 


Tree quantities specified are based off the USDA New England Forest: Baseline for New Engtand Forest Health Monitoring report. 


j + 
Eins Canadensis ealiada Wild Rye Jae Trees shalt be installed not fess than 10 feet on center and no farther than 12 feet on center. 
FACU | 
Shrubs shall be planted in clusters of 2 or 3, and shail be installed not less than 3 feet on center. 


Chamaecrista fasciculata Partridge Pea FACU 
g Areas within planting areas not 100% vegetated with existing herbaceous plants will be seeded with the appropriate seed mix at the manufacturers specified rate to cover the bare area. BANK RESTORATION 


Liatris spicata Spiked Gayfeather/Marsh Blazing Star FAC+ tie ; ; “ 
Onoclea sensibilis Sensitive Fern FACW A wetland scientist or landscape architect shalf provide supervision of the pfant layout. DETAILS AND NOTES 


Aster prenanthoides (Symphyotrichum prenanthoide) Zigzag Aster FAC Plant substitutions may be necessary due fo commercial avaifability. Substitutions shall be approved by the supervising wetland scientist or landscape architect. 
Eupatorium fistulosum (Eutrochium fistulosum) Hollow-Stem Joe Pye Weed FACW invasive species control semi-annually for the first two-years. 


Eupatorium perfoliatum Boneset FACW Area A woody material assumes 50% stope coverage of upland areas based on the USDA New England Forest prescribed rate of 240 trees per acre and 75% shrub cover at the prescribed 
Path Rush FAC spacing above. 


Apply: 30 lbs/acre Fringe and aquadic vegetation assumes an average of 3 square feet of planting area per linear foot at 12-inch on center spacing for each community 
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NEW ENGLAND SEMI-SHADE GRASS AND FORBS MIX PLANT SCHEDULE 


Scale: NTS Source: Seed mixes referenced herein are provided by New England Wetland Plants, Inc. Scale: NTS 5.0 
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eam KEYNOTES: 
Ar | (1) POST MOUNTED DUPLEX GFCI RECEPTACLE WITH LOCKABLE, WP ”IN 
YD, \\ i USE” COVERPLATE. PROVIDE 1—POLE 20A CIRCUIT BREAKER. 
VALABA A\\A7 COORDINATE EXACT RECEPTACLE LOCATION WITH LANDSCAPE 
NOOK, D\\. ARCHITECT PRIOR TO COMMENCEMENT OF WORK. SEE MOUNTING 
is DETAIL. 


LK 





(2) THE ELECTRICAL CONTRACTOR IS TO FEED THE NEW CIRCUIT FROM 
THE PANEL IN THE CONCESSIONS / BATH—HOUSE BUILDING THAT HAS 











ae KS 
a. Se A SPARE SPACE. A NEW BREAKER COMPATIBLE WITH THE PANEL IS 
O TO BE PROVIDED AND INSTALLED IN THE SPARE SPACE (FIELD VERIFY 
ee eee yr THE EXACT SPARE SPACE WITHIN THE PANEL AND MATCH THE ALI.C. 
FUIIGCOF! RATING). NEW WIRING AND CONDUIT IS TO BE RUN FROM THE NEW 
; BREAKER TO FEED THE NEW CIRCUIT. THE PANEL CIRCUIT DIRECTORY 
4QO ACRES IS TO BE UPDATED AS REQUIRED. 











USE THE FOLLOWING WIRING/CONDUIT/CIRCUIT SIZES: 
EXISTING ELECTRICAL PANEL IN BUILDING 20 AMP, 1—POLE, #10 AWG WIRE IN 1” RIGID METALLIC CONDUIT 


(3) THE ELECTRICAL CONTRACTOR IS TO FEED THE NEW CIRCUIT FROM 
THE PANEL IN THE FILTRATION BUILDING THAT HAS A SPARE SPACE. 
A NEW BREAKER COMPATIBLE WITH THE PANEL IS TO BE PROVIDED 
AND INSTALLED IN THE SPARE SPACE (FIELD VERIFY THE EXACT 
SPARE SPACE WITHIN THE PANEL AND MATCH THE A.I.C. RATING). 
NEW WIRING AND CONDUIT IS TO BE RUN FROM THE NEW BREAKER 
SITING CONCESSIONS AND Gn HOUSE Tg FEED THE NEW CIRCUMT. THE PANEL CIRCUIT DIRECTORY IS TO BE 
BUILDNG USE THE FOLLOWING WIRING/CONDUIT/CIRCUIT SIZES: 
20 AMP, 1—POLE, #10 AWG WIRE IN 1” RIGID METALLIC CONDUIT 
(ROUTED 36” BELOW GRADE FROM POINT TO POINT — USE 
WEATHER-TIGHT FITTINGS AND CONCEAL / PAINT CONDUITS. ROUTE 
ALL CIRCUITS VIA THE TWO HAND-HOLES SHOWN. 


(4) LOCATION AND METHOD OF CONNECTION TO THE BUILDING SHALL BE 
APPROVED BY THE LANDSCAPE ARCHITECT PRIOR TO WORK BEING 


PERFORMED. ALL WORK SHALL BE DONE AS NEAT AND CONCEALED 7 
AS POSSIBLE. Atti 
>=- LIED 


CONSULTING ENGINEERING 
SERVICES 
235 Littleton Road Suite 5 
Westford, Massachusetts 01886 
Tel: (978) 443 7888 
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LIFEGUARD \\ 
ae \ O\ ay BSE A=8 11 56" 
oO x Ty Ba NS - NEW GFCI OUTLET WITH WEATHER 
Ai& rag ae ee RATED COVERPLATE (TYPICAL OF 3) 
L=94.45 
S 193 22 


CHECK-IN SHELTER 
SEE ARCHITECTURAL DRAWINGS 


FOR DETAILS Kyle Zick Landscape Architecture, Inc. 
36 Bromfield Street Suite 202 617 451-1018 Tel 
Boston, MA 02108 www.kylezick.com 
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OUTLET STRUCTURE 
RIM=159.15 
NO ACCESS 


EXISTING FILTRATION BUILDING 





EXISTING ELECTRICAL PANEL IN BUILDING 












5 e: N a5 G. UPyBA )) 
se \ A UP#BA 
' iS PAX 
AN A 





95% CONSTRUCTION DOCUMENT SET 





wan 


i 
a= 
a 
= 






Lie 
= 





Job Number: 60286 
Project: ARLINGTON RES. 
Drawn By: AP/RB Checked By: AP 


Date: JANUARY 18, 2021 


a CONCRETE” 
a WALL 





x 161.6 


GRAVEL 
PARKING 












Scale: 1"=40'-0" 


Drawing Title: 
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ARLINGTON, MASSACHUSETTS 
TOWN OF ARLINGTON 
ALL WIRING AND RACEWAY SHALL BE CONCEALED UNLESS OTHERWISE SYMBOLS DESCRIPTION ili ALL BRANCH CIRCUIT WIRING SHALL BE COPPER — TYPE AS 
NOTED. LISTED IN THE SPECIFICATIONS UNLESS OTHERWISE NOTED. 
20A, 125 VAC 2P., 3W., GROUNDING 
THE SIZES OF ELECTRICAL RACEWAY SHALL BE AS INDICATED ON a, ell 2. FOR CLARITY, ALL BRANCH CIRCUIT WIRING IS NOT SHOWN, 
THE CONTRACT DRAWINGS AND SHALL MEET THE REQUIREMENTS OF ier bere Wie erates eee vine HOWEVER A COMPLETE BRANCH CIRCUIT WIRING SYSTEM IS TO BE 
THE LOCAL AUTHORITY HAVING JURISDICTION. MOUNTED. INSTALLED IN ACCORD WITH THE DEVICES AND CIRCUIT NUMBERS 
WP 
ARCHITECTURAL DRAWINGS INDICATE REQUIRED LOCATION OF WIRING S ee ee een ni 
DEVICES. PROOF COVER/BOX WIRING SHOWN ON DRAWINGS IS FOR SPECIFIC ROUTES OR 
= SURFACE PANEL — SEE RESPECTIVE Sores eH 
MINIMUM WIRE SHALL BE #12 FOR BRANCH CIRCUIT RUNS UP TO SCHEDULE. hit HANG Cie eu Come Ue PeniGlace eae NG 
100° TO THE LAST OUTLET; OVER 100’—#10; OVER 150’—#8 AND SHARED NEUTRALS WILL BE ALLOWED. A GREEN GROUNDING 
INCREASE CONDUIT SIZE AS REQUIRED BY LOCAL ELECTRICAL CODE. HOMERUN TO PANEL CONDUCTOR SHALL BE RUN WITH ALL CIRCUITS. 
fee ee ee ee Teal Spc 
NIGHER STRANDED i ‘it li CONNECTION TO GROUND Af ~ 7A” DENOTES FIXTURE TYPE, 
= P1A,33” DENOTES PANEL & CIRCUIT NUMBER, 
ALL WIRING DEVICES, PANEL BOARDS, ENCLOSURES, ETC., SHALL BE cee fea 
; - ELECTRICAL HANDHOLE — LINE VOLTAGE ALTERNATIVELY CIRCUITING MAY BE LOOPED 

GROUNDED AS PER LOCAL ELECTRIC CODE. BNI, 4oe Se aoe oe 488 
ALL WORK SHALL BE INSTALLED IN FULL ACCORDANCE WITH LOCAL 
CODES, STATE AND LOCAL AUTHORITIES. FILE ALL PLANS, OBTAIN 
ALL PERMITS, PAY ALL FEES, SCHEDULE ALL INSPECTIONS, MAKE ABBREVIATIONS 
ALL TESTS AND OBTAIN ALL APPROVALS REQUIRED. THE ELECTRICAL GENERAL NOTES: 
WORK SHALL BE PERFORMED IN ACCORDANCE WITH THE LATEST 
EDITION OF NATIONAL ELECTRIC CODE AND LOCAL AUTHORITIES 1. CONDUIT ROUTING IS SHOWN DIAGRAMMATIC. COORDINATE WITH ALL AIC AMPERES INTERRUPTING CAPACITY 
HAVING JURISDICTION. ALL COMPONENTS SHALL BE UL APPROVED TRADES TO AVOID CONFLICTS SUCH AS TREE ROOT BALLS, FOOTINGS, EC ELECTRICAL CONTRACTOR 
AND LISTED. FOUNDATIONS ETC. THE ELECTRICAL CONTRACTOR IS TO COORDINATE 

THE LOCATION OF ALL UNDERGROUND UTILITIES WITH THE CIVIL PLANS GC GENERAL CONTRACTOR 
WHERE CONFLICTS ARE FOUND BETWEEN DRAWINGS, SPECIFICATIONS, AND IN THE FIELD. THE ELECTRICAL CONTRACTOR IS RESPONSIBLE GFI GROUND FAULT INTERRUPTER (GFCI) 
& LAWS & ORDINANCES, THE MOST STRINGENT SHALL APPLY. FOR ANY DAMAGE OF EXISTING WORK DURING TRENCHING/EXCAVATION 

PERFORMED FOR THE WORK SHOWN ON THIS PLAN. TVSS TRANSIENT VOLTAGE SURGE SUPPRESSION 
SUBMIT FOR APPROVAL, COMPLETE SHOP DRAWINGS, LIST OF 
MATERIALS AND DETAILED DATA OF EQUIPMENT GIVING THE 2. A MINIMUM DISTANCE OF 12” SHALL BE MAINTAINED BETWEEN WP WEATHER PROOF A+tiED 
MANUFACTURERS NAME, CATALOG NUMBER, SIZE, CAPACITY AND ELECTRICAL CONDUITS. CON SITINECENEINEERING 
DIMENSIONS. NO EQUIPMENT SHALL BE INSTALLED OR FABRICATED pe A 
WITHOUT OBTAINING APPROVAL. 3. SPLICES IN HANDHOLES SHALL BE LISTED AS SUITABLE FOR WET Wesliort. Wassachusstie 01886 

LOCATIONS. Tel: (978) 443 7888 
CIRCUIT RUNS ARE SHOWN DIAGRAMMATICALLY ONLY AND SHALL BE a ee ee 
INSTALLED IN A MANNER TO PREVENT CONFLICTS WITH EQUIPMENT 4. REFER TO CIVIL/LANDSCAPE PLANS FOR EXACT LOCATIONS. Pe ee 
AND STRUCTURAL CONDITIONS. CONDUITS AND CABLES SHALL BE ee es 
INSTALLED PARALLEL TO BEAMS AND WALLS. 5. ALL BOXES AND CONNECTIONS SHALL BE WEATHER-—TIGHT — AVOID 

LOCATING HANDHOLES OVER PARKING SPACES — LOCATE HANDHOLES ee ee ee 
THE QUANTITY AND SIZE OF WIRES AND CONDUIT SHOWN ON IN-BETWEEN. pp 
DRAWINGS AND WIRING DIAGRAMS REPRESENT A SUGGESTED a 
ARRANGEMENT BASED UPON SELECTED STANDARD COMPONENTS OF Ce ee ee eee ee 
ELECTRICAL EQUIPMENT. MODIFICATIONS ACCEPTABLE TO THE ReSURINIED: CQot a IN THe AERC: 
ENGINEER MAY BE MADE BY THE CONTRACTOR TO ACCOMMODATE : 
FQUIPMENT ACTUALLY PURCHASED. THE BASIC SEQUENCE AND 7. CONDUITS TO BE RUN 56 BELOW GRADE MINIMUM. , | 
METHOD OF CONTROL MUST BE MAINTAINED AS INDICATED ON THE I aa alls 
DRAWINGS. ek pees ~ eee ea 

ELECTRICAL EXISTING WORK GENERAL NOTES: 
ALL PANELBOARDS SHALL BE MOUNTED SO THAT THE DISTANCE 
FROM THE TOP CIRCUIT BREAKER OPERATING HANDLE TO THE FLOOR 1. ALL PENETRATIONS (NEW AND EXISTING) OF THE WALLS SHALL BE PROPERLY 
SHALL NOT EXCEED 6’—7”. FILLED AND FINISHED. 
CONDUIT FOR WIRING CONCEALED IN FLOOR SLABS, OR BELOW 2. SAFE DISCONNECTION OF ELECTRICAL UTILITIES IS TO BE PERFORMED BY THE 
GRADE SHALL BE 1” MINIMUM PVC. ELECTRICAL CONTRACTOR. 
CONFIRM EXACT POWER REQUIREMENTS AND CONNECTION LOCATIONS 35. EXACT EXISTING PANEL LOCATIONS ARE TO BE FIELD VERIFIED PRIOR TO BID. 
ee ee ae Teen ven 4. THE ELECTRICAL CONTRACTOR IS TO VERIFY THE BREAKER SIZES, WIRE SIZES 
AND GENERAL CONTRACTOR. 

PANEL SIZES, AND PANEL LOADS IN THE FIELD. ALL PANELS ARE TO BE 95% CONSTRUCTION DOCUMENT SET 
WORK SHALL COORDINATE WITH THAT OF OTHER TRADES TO MINIMIZE COMPLETELY LABELED AND UPDATED DIRECTORIES INSTALLED. ALL PANELS ARE 
CONFLICTS AND ELIMINATE INTERFERENCES. TO BE PROPERLY GROUNDED PER THE NATIONAL ELECTRIC CODE. 
ALL WORK SHALL BE DONE IN A NEAT AND WORKMANLIKE MANNER 5. IT IS INTENDED THAT ALL NEW CONDUIT, WIRE, ETC. ARE TO BE INSTALLED TO 
AND THE CONTRACTOR SHALL KEEP HIS PORTION OF THE WORK THE NEW EQUIPMENT. ae 
CLEAN AND ORDERLY. 

6. THE PHASING OF ALL WORK IS TO BE COORDINATED WITH OTHER CONTRACTORS 


ALL 20A; GFCI RECEPTACLES INSTALLED OUTDOORS IN WET OR DAMP 
LOCATIONS SHALL BE LISTED WEATHER—RESISTANT. 


PROVIDE RAIN—TIGHT WHILE IN USE COVERS ON ALL OUTDOOR GFCI 
RECEPTACLES. 


ALL EXTERIOR BOXES ARE TO BE NEMA-3R OR 4X. ALL 


EQUIPMENT/WORK IS TO BE RATED FOR THE ENVIRONMENT IN WHICH 
IT IS INSTALLED. 








(GENERAL, ETC.) PRIOR TO PROJECT COMMENCEMENT. 
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ELECTRICAL LEGEND & NOTES 





REINFORCED CONCRETE FOOTING (TYP) 
SEE DETAIL 1 
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3”x8” TREATED 
TIMBER CROSS 


BRACING (TYP) | 


10”x10” TREATED TIMBER 
PILE CAP, 16’ LONG (TYP) 















































10x10” TREATED 


TIMBER COLUMN (TYP) 
SEE DETAIL 1 


OUTLINE OF 
TIMBER PIER 


EXISTING 


CONCRETE BEAM \ 
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4”x12” TREATED TIMBER 
EDGE STRINGER (TYP) 


(7) 3°x12” TREATED 
TIMBER STRINGERS 
SPACED EVENLY 





NOTE: 


SEE DETAIL 2 FOR : 24+ 
STRINGER CONNECTIONS. 
































OUTLINE OF 
TIMBER PIER 



































10”x10” TREATED TIMBER COLUMN 





L6x6x3/8 CLIP ANGLE, 
































ro) 6” LONG (TYP) 
| 
ro) 
3/8" GALV. 
LAG BOLT (TYP) 
CONCRETE ee 
FOOTING PLAN 10”x10” TREATED 







» TIMBER PILE CAP 
3/8" GALV. LAG 


























10”x10” TREATED TIMBER 
PILE CAP, 5’-11” LONG 


FOUNDATION PLAN 
SCALE: 3/8”=1'-0” 


























5/4°x6” IPE DECKING 





(SEE LANDSCAPE PLANS) 
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/~—— TIMBER HANDRAIL 
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10°x10” TREATED 
TIMBER PILE CAP (TYP) 


10”x10” TREATED 


TIMBER COLUMN (TYP) 
TURBIDITY Ss 


CURTAIN 


BOLT (TYP) 





NOTE: 
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BOLT, 5” LONG (TYP) 


















10x10” TREATED 

















5'_4" TIMBER PILE CAP Si fH 
EXISTING CONCRETE BEAM 12°x6"x3/8” GALV. PLATE : L6x6x3/8 GALV. CLIP 
ANGLE, 6” LONG W/ 3/8”6 
FRAMING PLAN y GALV. LAG BOLTS, 5” LONG 
— aaa 1/26 GALV. 
SCALE: 3/8°=1'—0 ANCHOR BOLT (TYP) 
£ 
a EXISTING GRADE 4 ZL sl eee is SHO 
ious ae aie f INSTALL FOOTINGS, BACKFILL 
= %..| ff ° TO EXISTING GRADE 
o_ a . / . 
3/16x3x3 GALVANIZED Te 
STEEL WOVEN WIRE 
MESH STAPLED 8” 0.C. maa ae 
SOUND SOIL 


(3) 


























TREATED ¥ bi 
TIMBER JOISTS ee 
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3/40 GALV. ae ee Z ff 


REINFORCED CONCRETE 
FOOTING (TYP) 
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3 x8 TREATED TIMBER 
CROSS BRACING (TYP) 


NORTH ELEVATION 
SCALE: 3/8"=1'—0” 


SEE LANDSCAPE PLANS FOR DECKING, 
HANDRAIL, AND BENCH DETAILS. 
































| 5’-0” CLEAR | 


EXISTING CONCRETE BEAM 


DECK PLAN 
SCALE: 3/8”=1'—-0” 





CLEAR ON SIDES AND BOTTOM 


TRAIL DETAIL 1 2’ WIDE INSHORE CONCRETE 
SURFACE FOOTING SIMILAR. 
SCALE: 1/2”=1’-0” 
| C—“‘s‘“CSsSsSCSCSCisdzY 







NOTCH STRINGERS 
OVER EXISTING 
REINFORCED 
CONCRETE BEAM 


#6 BARS EACH WAY, 3” 





SECTION 
NOTE 


L6x4x3/8 GALV. CLIP 
ANGLE, 3” LONG (TYP) 







4”x12” TREATED TIMBER 
EDGE STRINGER (TYP) 





3”x12” TREATED 


TIMBER PILE CAP TIMBER STRINGER 


PLAN 
3/8"6 GALV. BOLT 4°x4"%3/8" GALV. 
W/NUT AND CORNER ANGLE, 8” LONG 


WASHERS (TYP) 








3/8"0 GALV. LAG 
BOLT, 5” LONG (TYP) 


SECTION A-A 10”x10” TREATED 
TIMBER PILE CAP 


DETAIL 2 
SCALE: 3/4”=1'—0” 


ARLINGTON 
RESERVOIR - 
PHASE 2 


ARLINGTON, MASSACHUSETTS 


TOWN OF ARLINGTON 
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